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CITY OF CAPE TOWN 

DEMAND PLAN FOR 2019/20 FINANCIAL YEAR 


City of Cape Town - 2019/20 Draft Budget 
Annexure 35 


Directorate: (All) 

Sign 

DP Reference No 

Description of goods, services and works 

Contract 
required bv 

Prefix 

Project Manager 

Estimated Value 

Repeatable 

Brick Wall 
Approved 

Section 33 
Prescribed 

Directorate 

Department 

DP3999Q/2018/19 

Installation of the internal services for Beacon Valley Housing 
Droiect 831 Housina ODDortunities (Erven 42911 and 42912) 

2019/08/01 

Q - Construction 

Michael Page 

R35 000 000 


0 


Area-Based Service Delivery 

Based Service Delivery - Area 
Central 

234 

construction of civil engineering services-macassar housing 
project 

2019/08/01 

Q - Construction 

Ian Welman 

R116 500 000 




Area-Based Service Delivery 

Based Service Delivery - Area 
Central 

DP4000_2018/19 

Installation of the internal services for Beacon Valley Housing 
project 979 Housing Opportunities (Erven 44229,45867 and 

2019/08/01 

Q - Construction 

Michael Page 

R40 000 000 


0 


Area-Based Service Delivery 

Based Service Delivery - Area 
Central 

DP4213_2018/19 

Cleaning Services: Municipal Courts 

2020/07/01 

S - Services 

Malibongwe Nyumbeka 

R1 700 000 

0 



Corporate Services 

Legal Services 

DP4511_2018/19 

Printing of Leaflets 

2020/04/01 

G - Goods 

Geoff Howard 

R3 000 000 

0 



Corporate Services 

Communications 

DP4770_2018/19 

Appointment of a Certified Microsoft (MS) Licensing Solution 
Provider (LSP) 

2020/07/01 

S - Services 

Zimasa Tyala 

R0 

0 


0 

Corporate Services 

Information Systems & Technology 

DP4517_2018/19 

Printing of Staff Newsletter 

2020/04/01 

G - Goods 

Aletta Kruger 

R3 600 000 

0 



Corporate Services 

Communications 

DP3362_2016/17 

Supply,Delivery and Installation of Signage Boards for the 
Community Services Directorate 

2020/04/18 

G - Goods 

Abdul Kriel 

R3 000 000 

0 



Community Services & Health 

Recreation & Parks 

DP4530_2018/19 

APPOINTMENT OF SERVICE PROVIDERS FOR TEMPORARY 
EMPLOYMENT SERVICES 

2020/07/01 

S - Services 

Michelle Kleynhans 

R350 000 000 

0 



Corporate Services 

Human Resources 

DP3384 2016/17, 
DP4023_2018/19 

Appointment of Survey Contractor(s) to do General Land 

Surveying and Precise Levelling of Town Survey Marks 

2020/07/01 

C - Consulting & 
Professional Services 

Thomas Reiner 

(blank) 

0 



Corporate Services 

Information & Knowledge 
Management 

DP4542_2018/19 

Supply, Delivery and Installation of Ambient Air Quality Analysers 
for Monitoring of Criteria Pollutants in the City of Cape Town. 

2020/04/01 

G - Goods 

Ian Gildenhuys 

R3 000 000 


0 


Community Services & Health 

City Health 

DP3399_2016/17 

Installation and maintenance of access control systems 

2019/07/01 

S - Services 

Shaun Terhart 

R10 000 000 

0 



Corporate Services 

Information Systems & Technology 

DP4543_2018/19 

TO SUPPLY AND DELIVER ANALYTICAL REAGENTS, 
CONTROL KITS, CONFIRMATORY AGAR PLATES AND 
VARIOUS CONSUMABLES FOR TWO BRAND-NAME 
MICROBIOLOGICAL ANALYSERS OPERATED WITHIN THE 
SPECIALISED HEALTH SERVICES LABORATORY 

2019/08/01 

G - Goods 

Johann Adriaan Steyl 

R1 350 000 

0 



Community Services & Health 

City Health 

DP3464_2016/17 

Supply and delivery of herbicides, pesticides and insecticides 

2019/11/07 

G - Goods 

Shepherd Mdoda 

R3 000 000 

0 



Community Services & Health 

Recreation & Parks 

DP4544_2018/19 

Removal, storage and disposal of unsafe or deemed to be unsafe 
foodstuffs 

2020/04/01 

S - Services 

Christa Hugo 

R3 000 000 

0 



Community Services & Health 

City Health 

DP3531_2016/17 

Supply and delivery of a Facility Management Enterprise System 

2019/09/01 

S - Services 

Shaun Terhart 

R66 000 000 

0 


0 

Corporate Services 

Information Systems & Technology 

DP4546_2018/19 

Calibrating, servicing and repairs of medical equipment for City of 
Cape Town facilities 

2020/04/01 

S - Services 

Faizel Holliday 

R3 500 000 

0 



Community Services & Health 

City Health 

DP3839_2017/18 

Construction of Civil Engineering & Building Services: Vaalfontein 
Cemetery 

2020/07/01 

Q - Construction 

Layaan Leukes 

R12 000 000 


0 


Community Services & Health 

Recreation & Parks 

DP4548_2018/19 

Servicing and Repair of Vaccine Fridges & Domestic Fridges for 
City Health Faclitites 

2020/04/01 

S - Services 

Pierre Le M De Villiers 

R1 800 000 

0 



Community Services & Health 

City Health 

DP4052_2018/19, 
DP3366 2016/17 

Supply, Delivery and Installation of computer and related 
equipment locking devices 

2020/05/01 

G - Goods 

Hennie Stemmet 

R5 000 000 

0 



Corporate Services 

Information Systems & Technology 

DP4551_2018/19 

Supply,Delivery and Installation of Rubber Matting at Facilities in 
the City of Cape Town 

2020/07/01 

G - Goods 

Abdul Kriel 

R45 000 000 

0 



Community Services & Health 

Recreation & Parks 

DP4094_2018/19 

Provision of Professional Services to Conduct Urban Development 
Research for the City of Cape Town (CCT) for 5 Years 

2020/07/01 

C - Consulting & 
Professional Services 

Ameen Benjamin 

R2 500 000 

0 


0 

Corporate Services 

Organisational Policy & Planning 

DP4553_2018/19 

Supply and Delivery of Organic and In-organic Fertlizers for the 

City of Cape Town 

2020/07/01 

G - Goods 

Morton Arries 

R10 000 000 

0 



Community Services & Health 

Recreation & Parks 

DP4771_2018/19 

Provision of Environmental Upgrades, Maintenance and Support in 
Data Centres,Server Rooms and Remote Sites 

2020/07/01 

S - Services 

Howard Green 

R0 

0 



Corporate Services 

Information Systems & Technology 

DP4554_2018/19 

Supply,Delivery and Installation of Outdoor Exercise Equipment 
and Repairs to Existing Outdoor Exercise Equipment 

2020/07/01 

G - Goods 

Abdul Kriel 

R60 000 000 

0 



Community Services & Health 

Recreation & Parks 

DP4189_2018/19 

Provision of Professional Service Provider to Conduct Training 
Related to SAP Project Portfolio Management for the City of Cape 
Town 

2019/09/01 

S - Services 

Azher Shaboodien 

R4 000 000 

0 



Corporate Services 

OPM 

DP4581_2018/19 

Supply, Installation, Migration and Support of a Integrated Library 
Management System 

2020/07/01 

S - Services 

Emma Bezuidenhout 

R24 000 000 

0 


0 

Community Services & Health 

Library & Information Services 

DP4193_2018/19 

Rightfax licensing and related services 

2020/07/01 

S - Services 

Lindsey Clarke 

R1 600 000 

0 


0 

Corporate Services 

Information Systems & Technology 

DP4602_2018/19 

Supply, installation and maintenance of electronic clocking system 
/ devices 

2020/07/01 

G - Goods 

Dawie Kriel 

R7 500 000 

0 



Corporate Services 

Human Resources 

DP4211_2018/19 

Provision for the Maintenance of Konica Minolta Photocopiers 

2020/07/01 

S - Services 

Babalwa Mothibi 

R10 000 000 

0 


0 

Corporate Services 

Executive & Council Support 

DP4603_2018/19 

Driver and driver related skills training to the City of Cape Town 

2020/07/01 

C - Consulting & 
Professional Services 

Patrick Martinus 

R2 500 000 

0 



Corporate Services 

Human Resources 
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Directorate: (All) 

Sign 

DP Reference No 

Description of goods, services and works 

Contract 
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Prefix 

Project Manager 

Estimated Value 

Repeatable 

Brick Wall 
Approved 

Section 33 
Prescribed 

Directorate 

Department 

DP4310_2018/19 

The appointment of an Accredited Service Provider to provide 
legislative Occupational Health and Safety Training to City of Cape 
Town employees. 

2020/02/01 

S - Services 

Jerry Henn 

R1 000 000 

0 



Corporate Services 

Human Resources 

DP4607_2018/19 

Supply, support, Maintenance and services of backup and 
recovery licenses 

2020/07/01 

S - Services 

Alan Moon 

R15 000 000 

0 


0 

Corporate Services 

Information Systems & Technology 

DP4361_2018/19 

Provision of an Accredited Professional Service Providers to 
Provide Section 26D Trade Test Training in Construction and 
Engineering for the City of Cape Town 

2019/10/01 

S - Services 

Nomava Nobatana 

R3 000 000 




Corporate Services 

Human Resources 

DP4608_2018/19 

Supply, support, maintenance of ICT Security related 
infrastructure, software, services and licensing 

2020/07/01 

S - Services 

Alan Moon 

R60 000 000 

0 


0 

Corporate Services 

Information Systems & Technology 

DP4364_2018/19 

Supply, Installation and Maintenance of Security Alarm Systems 

2019/08/20 

S - Services 

Shaun Terhart 

R30 000 000 

0 

0 

0 

Corporate Services 

Information Systems & Technology 

DP4609_2018/19 

Supply, Support, Maintenance and Services of Data Protection 
Infrastructure 

2020/07/01 

S - Services 

Alan Moon 

R5 000 000 

0 



Corporate Services 

Information Systems & Technology 

DP4377_2018/19 

Provision of professional independent contractor services to 
support transversal management projects, programmes and 
portfolio management (PPPM) and the for the PPPM environment 
for the City of Cape Town. 

2020/01/01 

C - Consulting & 
Professional Services 

Ben Peters 

R50 000 

0 



Corporate Services 

OPM 

DP4611_2018/19 

Supply and Maintenance of Data Network Cabling 

2020/07/01 

S - Services 

Geoff Dalgleish 

R36 000 000 

0 



Corporate Services 

Information Systems & Technology 

DP4414_2018/19 

Supply, Delivery,Installation and Maintenance of Coin Operated 
Photocopiers and Printers Linked to Smart Cape System 

2020/07/01 

S - Services 

Nathalie Titus 

R4 000 000 

0 


0 

Community Services & Health 

Library & Information Services 

DP4612_2018/19 

Supply, install and maintain telecommunication equipment 

2020/07/01 

G - Goods 

Alister van Tonder 

R78 000 000 

0 



Corporate Services 

Information Systems & Technology 

DP4509_2018/19 

Provision of Production Management Services 

2020/06/30 

S - Services 

Amina Taylor 

R1 500 000 

0 



Corporate Services 

Communications 

DP4613_2018/19 

Service integration, managed network services and 
telecommunications project management services 

2020/07/01 

S - Services 

Marius Munnik 

R50 000 000 

0 



Corporate Services 

Information Systems & Technology 

DP3370_2016/17 

Printing, Erection and Removal of streetpole flags 

2020/05/01 

S - Services 

Geoff Howard 

R800 000 

0 



Corporate Services 

Communications 

DP4614_2018/19 

Appointment of a service provider to provide human resources 
with professional support in recruitment advertising processes for 
the City of Cape Town 

2020/07/01 

C - Consulting & 
Professional Services 

Carl Nigel Martin 

R20 000 000 

0 



Corporate Services 

Human Resources 

DP3418_2016/17 

Zolani Family Recreation Centre 

2099/07/01 

C - Construction 

Nicole Strong 

R6 500 000 


0 


Community Services & Health 

Planning, Development & PMO 

DP4615_2018/19 

PROVISION OF ACCREDITED SERVICE PROVIDERS TO 
PROVIDE ARCHIVES & RECORDS MANAGEMENT 
PROGRAMME, NCF LEVEL 4, FOR THE CITY OF CAPE TOWN 

2020/04/01 

S - Services 

Nomava Nobatana 

R2 500 000 

0 



Corporate Services 

Human Resources 

DP3532_2016/17 

Installation and maintenance of fire alarm systems 

2019/11/11 

S - Services 

Shaun Terhart 

R6 000 000 

0 

0 

0 

Corporate Services 

Information Systems & Technology 

DP4635_2018/19 

Provisioning and Support of MITEL and Datavoice Equipment 

2020/07/01 

S - Services 

Abubakr Saban 

R12 000 000 

0 



Corporate Services 

Information Systems & Technology 

DP4093_2018/19 

Provision of Professional Services to conduct Customer 

Satisfaction and Service Related Research Surveys for the City of 
Cape Town for a five year period 

2019/10/10 

C - Consulting & 
Professional Services 

Janet Gie 

R2 000 000 

0 


0 

Corporate Services 

Organisational Policy & Planning 

DP4636_2018/19 

Cellular Data Services (Mobile Data, Internet and SMS) 

2020/07/01 

S - Services 

Abubakr Saban 

R40 000 000 

0 



Corporate Services 

Information Systems & Technology 

DP4186_2018/19 

SUPPLY OF E-RESOURCES TO THE CITY OF CAPE TOWN: 
LIBRARY AND INFORMATION SERVICES. 

2020/07/01 

G - Goods 

Lisa Kistain 

R2 200 000 

0 



Community Services & Health 

Library & Information Services 

DP4637_2018/19 

Provision of ICT research services 

2020/07/01 

C - Consulting & 
Professional Services 

Mark Humphry 

R7 000 000 

0 


0 

Corporate Services 

Information Systems & Technology 

DP4194_2018/19 

The renewal of enterprise vault licences and related services 

2020/07/01 

S - Services 

Jeff Hendricks 

R0 

0 


0 

Corporate Services 

Information Systems & Technology 

DP4638_2018/19 

Telecom Cost Management Solutions 

2020/07/01 

S - Services 

Abubakr Saban 

R6 000 000 

0 



Corporate Services 

Information Systems & Technology 

DP4352_2018/19 

This tender is aimed at procuring a service that will provide a 
transversal platform to enable the City of Cape Town to solicit, 
evaluate and manage ideas and responses from external 
stakeholders through an Open Innovation and Public Participation 
process 

2019/10/01 

S - Services 

Bridgette Morris 

R2 000 000 

0 



Corporate Services 

Effectiveness & Innovation 

DP4639_2018/19 

Telecommunications Voice Systems Support and Provisioning 

2020/07/01 

S - Services 

Abubakr Saban 

R12 000 000 

0 


0 

Corporate Services 

Information Systems & Technology 

DP4366_2018/19 

Supply, Software Maintenance and Support Services of Telecoms 
Network Management Tools 

2019/08/20 

S - Services 

Alister van Tonder 

R25 000 000 

0 


0 

Corporate Services 

Information Systems & Technology 
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Project Manager 
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Repeatable 

Brick Wall 
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Directorate 

Department 

DP4640_2018/19 

Supply, Install and Maintenance of Telephony PABX 

2020/07/01 

S - Services 

Abubakr Saban 

R10 000 000 

0 


0 

Corporate Services 

Information Systems & Technology 

DP4507_2018/19 

Provision of Copy Editing and Proof Reading Services 

2020/06/30 

S - Services 

Aletta Kruger 

R2 000 000 

0 



Corporate Services 

Communications 

DP4641_2018/19 

Supply and Delivery of SIP, Analogue and Other 
Telecommunication Devices 

2020/07/01 

G - Goods 

Abubakr Saban 

R10 000 000 

0 



Corporate Services 

Information Systems & Technology 

DP3391_2016/17 

Maintenance of Telecommunications Facilities for the City of Cape 
Tow 

2019/07/01 

S - Services 

Alister van Tonder 

R14 400 000 

0 



Corporate Services 

Information Systems & Technology 

DP4642_2018/19 

Provision of Internet Services to the City of Cape Town 

2020/07/01 

S - Services 

Abubakr Saban 

R10 000 000 

0 



Corporate Services 

Information Systems & Technology 

DP4027_2018/19 

Scanning of hard copy 

documents/records/maps/drawings/microfische/aperture 
cards/microfilm and rebinding of original hard copy 
documents/records 

2020/02/15 

S - Services 

Ronelle Rudman 

R1 200 000 

0 



Corporate Services 

Information & Knowledge 
Management 

DP4643_2018/19 

Appointment of a panel of telecommunications service providers 

2020/07/01 

S - Services 

Abubakr Saban 

R175 000 000 

0 


0 

Corporate Services 

Information Systems & Technology 

DP4192_2018/19 

Bulk SMS 

2020/07/01 

S - Services 

Jeff Hendricks 

R7 500 000 

0 



Corporate Services 

Information Systems & Technology 

DP4649_2018/19 

Provision of Service Providers to Human Resources in support of 
Talent Recruitment, Selection, Assessment and Development 
Processes for the City of Cape Town 

2020/04/01 

C - Consulting & 
Professional Services 

Chris Swart 

R7 000 000 

0 



Corporate Services 

Human Resources 

DP4362_2018/19 

Provision of Network Interconnect Facility and Services for 
Telecoms 

2019/08/30 

S - Services 

Bashier Rawoot 

R2 700 000 

0 



Corporate Services 

Information Systems & Technology 

DP4734_2018/19 

Alteration and Conversion of Goodwood Resevoir into an Archive 
Record Storage 

2020/04/01 

Q - Construction 

Arlene van Beulen 

R7 300 000 


0 


Corporate Services 

Information & Knowledge 
Management 

DP3197_2016/17 

Installation and maintenance of audio-visual video conferencing 
systems 

2019/03/01 

G - Goods 

Shaun Terhart 

R15 000 000 

0 



Corporate Services 

Information Systems & Technology 

DP4737_2018/19 

Digital Asset Management for Communication Department 

2020/04/01 

C - Consulting & 
Professional Services 

Geoff Howard 

R1 200 000 


0 


Corporate Services 

Communications 

DP4141_2018/19 

Provision of a service provider: Information and Knowledge 
Management (IKM) Services for the City of Cape Town 

2020/07/01 

S - Services 

Vernon Bowers 

R1 200 000 

0 



Corporate Services 

Information & Knowledge 
Management 

DP4738_2018/19 

Refurbishment Wynberg Court 

2020/04/01 

Q - Construction 

Tania Noland 

R8 400 000 


0 


Corporate Services 

Legal Services 

DP4413_2018/19 

Supply, delivery and installation of new book theft detection 
systems and the maintenance of existing book theft detection 
systems for The City Of Cape Town 

2020/07/18 

G - Goods 

Nathalie Titus 

R2 800 000 

0 


0 

Community Services & Health 

Library & Information Services 

DP4739_2018/19 

Construction of Blue Downs Court 

2020/04/01 

Q - Construction 

Tania Noland 

R11 000 000 


0 


Corporate Services 

Legal Services 

DP4295_2018/19 

Tender for the supply of recreation equipment for the Social 
Services Directorate. 

2019/09/02 

G - Goods 

Franklin Anthony 

R7 500 000 

0 



Community Services & Health 

Recreation & Parks 

DP4756_2018/19 

Supply,Delivery and Installation of Signage Boards for the 
Community Services Directorate 

2020/04/01 

G - Goods 

Abdul Kriel 

R3 000 000 

0 



Community Services & Health 

Recreation & Parks 

DP3474_2016/17 

Executive Range of Gifts and / or Suppliers 

2019/10/01 

S - Services 

Brenvan Samuels 

(blank) 

0 



Corporate Services 

Communications 

DP4769_2018/19 

Appointment of an authorised AutoDesk reseller 

2020/07/01 

S - Services 

Ferdie Lochner 

R5 000 000 

0 



Corporate Services 

Information Systems & Technology 

DP4178_2018/19 

Term Tender for the Installation, Refurbishment and Maintenance 
of the Partitioning and Ceilings to Municipal Facilities within City of 
Cape Town 

2020/01/21 

Q - Construction 

Satisfy Vena 

R18 000 000 

0 

0 


Economic Opportunities & 
Asset Management 

Facilities Management 

DP4006_2018/19 

Provision of Specialized Stadium Infrastructure Cleaning 
Services 

2020/07/01 

S - Services 

Louw Visagie 

R4 800 000 

0 



Entity 

Cape Town Stadium 

DP4579_2018/19 

MAINTENANCE OF PUBLIC LIGHTING INSTALLATIONS 

2020/01/01 

S - Services 

Nandipha Neele 

R72 000 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP4176_2018/19 

Term Tender for the Repairs, Maintenance and Installation of the 
Various Types Fencing to Municipal Facilities within the City of 
Cape Town 

2020/01/26 

Q - Construction 

Satisfy Vena 

R16 000 000 

0 

0 


Economic Opportunities & 
Asset Management 

Facilities Management 

DP4009_2018/19 

Provision of Electrical, Lightning : Power Generation System Cape 
Town Stadium 

2020/07/01 

S - Services 

Louw Visagie 

R6 700 000 

0 



Entity 

Cape Town Stadium 

DP3381_2016/17 

Cape Town Stadium : Provision of Pitch Maintenance Services 

2020/07/01 

S - Services 

Louw Visagie 

R6 000 000 

0 



Entity 

Cape Town Stadium 

DP4010_2018/19 

Provision of General Building Maintenance Services Cape Town 
Stadium 

2020/07/01 

S - Services 

Louw Visagie 

R4 000 000 

0 



Entity 

Cape Town Stadium 

DP4180_2018/19 

Term Tender for the Professional Services in Disciplines of the 
Engineers and Built Environment to Provide Services to Municipal 
Facilities within City Cape Town 

2020/01/07 

Q - Construction 

Msuthu Ndlwana 

R10 000 000 

0 

0 

0 

Economic Opportunities & 
Asset Management 

Facilities Management 

DP4011_2018/19 

Cape Town Stadium : Provision of Pitch Maintenance and 
Landscaping services 

2020/07/01 

S - Services 

Louw Visagie 

R3 200 000 

0 



Entity 

Cape Town Stadium 
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DP3119_2016/17 

132kV Insulator replacement 

2020/04/01 

Q - Construction 

Edward Brander 

R2 700 000 


0 


Energy & Climate Change 

Electricity Generation & Distribution 

DP4606_2018/19 

Supply and Fit Light emitting Diode (led) lights onto City of Cape 
Town Vehicles. 

2020/04/01 

S - Services 

Jean Jonker 

R1 500 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP3222_2016/17 

Fish Ploek LV depot 

2020/09/01 

Q - Construction 

Pedro Brandt 

R24 533 061 


0 


Energy & Climate Change 

Electricity Generation & Distribution 

DP4012_2018/19 

Provision of PIVAC & Mechanical Pump Maintenance Services 

2020/07/01 

S - Services 

Louw Visagie 

R2 600 000 

0 



Entity 

Cape Town Stadium 

DP4196_2018/19 

General cleaning and garden maintenance for corporate facilities 
in Area 1/North (Excl. CPIQ) of the City of Cape Town 

2020/07/01 

S - Services 

Claudia Truter 

R800 000 

0 



Economic Opportunities & 
Asset Management 

Facilities Management 

DP4015_2018/19 

Provision of Lift Maintenance Services Cape Town Stadium 

2020/07/01 

S - Services 

Louw Visagie 

R700 000 

0 



Entity 

Cape Town Stadium 

DP4236_2018/19 

Fleet tracking 

2020/03/01 

S - Services 

Neeren Juganath 

R180 000 000 

0 


0 

Economic Opportunities & 
Asset Management 

Fleet Management 

DP4017_2018/19 

Provision of Fire and Access Control System Maintenance 

Services Cape Town Stadium 

2020/07/01 

S - Services 

Louw Visagie 

R6 000 000 

0 



Entity 

Cape Town Stadium 

DP3237_2016/17 

Servicing and repairs of heavy plants 

2019/11/15 

S - Services 

Willem Janse van 
Rensburg 

R15 000 000 

0 


0 

Energy & Climate Change 

Electricity Generation & Distribution 

DP4018,3382_201 

8/19 

Provision of Fencing in and around Cape Town Stadium 

2020/07/01 

S - Services 

Louw Visagie 

R9 000 000 

0 



Entity 

Cape Town Stadium 

DP3485_2016/17 

Term Tender for Plard Surfacing for the Execution of Utility 

Services Requirements 

2019/10/01 

Q - Construction 

Andre Broodryk 

R6 500 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP3364_2016/17, 
DP4079 2018/19 

Supply, delivery, installation of standardised office furniture and 
accessories 

2019/09/01 

G - Goods 

Tejal Singh 

R9 930 000 

0 

0 


Economic Opportunities & 
Asset Management 

Facilities Management 

DP3507_2016/17 

Cleaning service at Steenbras Power Station 

2019/11/01 

S - Services 

Phillip Eybers 

R5 000 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP3367_2016/17 

Supply and delivery of graders 

2020/04/07 

G - Goods 

John Lynch 

R38 000 000 

0 


0 

Economic Opportunities & 
Asset Management 

Fleet Management 

DP3350_2016/17 

Supply and delivery of conduits for protection of underground 
cables 

2020/02/07 

G - Goods 

John Graham 

R2 500 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP3369_2016/17 

Supply and Delivery of Various Motor Cycles and All-Terrain 
Vehicles 

2020/04/03 

G - Goods 

Jeremy Davids 

(blank) 

0 

0 


Economic Opportunities & 
Asset Management 

Fleet Management 

DP4410_2018/19 

Term Tender for Maintenance of Existing Pleating Ventilation and 
Air Conditioning Installations at Various Municipal Facilities within 
the City of Cape Town 

2020/01/21 

Q - Construction 

Taahir Sambo 

R36 000 000 

0 



Economic Opportunities & 
Asset Management 

Facilities Management 

DP2778_2015/16 

Cleaning of external windows at the Corporate facilities for Region 

1 

2019/10/01 

S - Services 

Renee Buerger 

(blank) 

0 


0 

Economic Opportunities & 
Asset Management 

Facilities Management 

DP3542_2016/17 

Manufacture, Testing, Supply and Delivery of Pleavy Duty Duct 
Fibre Cable and High Density Poyethylene (PIDPE) duct 

2020/01/20 

G - Goods 

Nicolaas Obermeyer 

R980 000 

0 

0 


Energy & Climate Change 

Electricity Generation & Distribution 

DP4098_2018/19 

Repairs and Maintenance to the Exterior Fagade of Municipal 
Facilities within the City of Cape Town. 

2019/08/30 

Q - Construction 

Letlakane Matsoha 

R44 000 000 

0 

0 


Economic Opportunities & 
Asset Management 

Facilities Management 

DP3563_2017/18 

Term tender for supply of 11,22 and 33 kV underground cable and 
accessories 

2019/10/11 

Q - Construction 

Johanette Van der Merwe 

R21 000 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP4101_2018/19 

Repairs and Maintenance of Asphalt and Paved Surfaces to 
Municipal Facilities within the City of Cape Town 

2019/10/21 

Q - Construction 

Satisfy Vena 

R24 000 000 

0 

0 


Economic Opportunities & 
Asset Management 

Facilities Management 

DP3576_2017/18 

Manufacture, Supply and Delivery of Padlocks for High, Medium, 
Low Voltage Equipment and Access 

2020/04/11 

G - Goods 

Siyabulela Gqwede 

R5 000 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP4105_2018/19 

Design, manufacture, supply, installation, removal and 
maintenance of festive lighting for the City of Cape Town 

2020/07/01 

S - Services 

Douw Willemse 

R9 000 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP4521_2018/19 

SUPPLY AND DELIVERY OF STM 16/4/1 FIBRE-OPTIC 
MULTIPLEXER AND EXTENSION AND SUPPORT OF EXISTING 
FIBRE-OPTIC MULTIPLEXER NETWORK MANAGEMENT 
SYSTEM 

2020/07/01 

G - Goods 

Nicolaas Obermeyer 

R4 500 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP4107_2018/19 

Supply, Delivery and/or Rental of Plazardous Waste Containers 
and Collection, Removal, Transportation and Disposal of 
Flazardous Waste 

2020/04/01 

S - Services 

Douw Willemse 

R4 500 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP4535_2018/19 

Design, procure and Management of Solar PVs in City Buildings 

2020/04/01 

C - Consulting & 
Professional Services 

Oliver Stotko 

R2 000 000 

0 



Energy & Climate Change 

Sustainable Energy Markets 

DP4128_2018/19 

The supply and delivery of electricity meters 

2019/11/28 

G - Goods 

Eugene Coetzee 

R9 000 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP3960_2018/19 

Repairs and Maintenance Services for Steenbras Power Station 

12 kV Generators 

2020/07/01 

S - Services 

Brent John Van Der Berg 

R8 240 000 

0 


0 

Energy & Climate Change 

Electricity Generation & Distribution 

DP4130_2018/19 

Maintenance of Metering Data Unification System (MDUS) 

2020/07/01 

S - Services 

Kevin Philip Plerbert 

R2 000 000 

0 


0 

Energy & Climate Change 

Electricity Generation & Distribution 
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CITY OF CAPE TOWN 

DEMAND PLAN FOR 2019/20 FINANCIAL YEAR 


City of Cape Town - 2019/20 Draft Budget 
Annexure 35 


Directorate: (All) 

Sign 

DP Reference No 

Description of goods, services and works 

Contract 
required bv 

Prefix 

Project Manager 

Estimated Value 

Repeatable 

Brick Wall 
Approved 

Section 33 
Prescribed 

Directorate 

Department 

DP3962_2017/18 

Building and Construction work of Paardevlei Switching Station 

2019/09/01 

Q - Construction 

Johanette Van der Merwe 

R12 000 000 


0 


Energy & Climate Change 

Electricity Generation & Distribution 

DP4131_2018/19 

Supply, delivery and/or installation of statistical metering 

2020/07/01 

G - Goods 

Llewellyn Bonze 

R2 000 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP3964_2017/18 

Tender For Design, Manufacture, Supply And Installation Of 132 

Kv Underground Cable And Accessories For Paardevlei - 
Pleldergberg 

2020/02/01 

Q - Construction 

Johanette Van der Merwe 

R50 000 000 


0 


Energy & Climate Change 

Electricity Generation & Distribution 

DP4132_2018/19 

Calibration and Maintenance of Measurement Systems 

2020/07/01 

S - Services 

Felix Swanepoel 

R5 500 000 

0 


0 

Energy & Climate Change 

Electricity Generation & Distribution 

DP4175_2018/19 

Term Tender for the Repairs and Maintenance of Waterproofing to 
Municipal Facilities within City of Cape Town 

2020/07/01 

Q - Construction 

Avela Noxhanga 

R15 000 000 

0 



Economic Opportunities & 
Asset Management 

Facilities Management 

DP4136_2018/19 

Panel Beating and Spray Painting Services. 

2020/07/01 

S - Services 

Donavin Govender 

R80 000 000 

0 



Economic Opportunities & 
Asset Management 

Fleet Management 

DP4179_2018/19 

Term Tender for the Internal Painting to Municipal Facilities within 
the City of Cape Town 

2020/01/21 

Q - Construction 

Nomaphelo Soboyisi 

R12 000 000 

0 



Economic Opportunities & 
Asset Management 

Facilities Management 

DP4137_2018/19 

Supply and Delivery of Fleet Spare Parts 

2020/07/01 

G - Goods 

Mbongeni Ndaba 

R70 000 000 

0 



Economic Opportunities & 
Asset Management 

Fleet Management 

DP2352_2015/16 

Supply and Delivery of LV PIRC Current Limiting Fuses 

2019/09/01 

G - Goods 

John Graham 

R2 000 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP4650_2018/19 

Management of the Paardevlei Site, Somerset West, Cape Town 

2020/04/01 

S - Services 

Ronel Meyer 

R13 240 000 

0 


0 

Economic Opportunities & 
Asset Management 

Facilities Management 

DP3223_2016/17 

Muizenberg Depot 

2020/09/01 

Q - Construction 

Pedro Brandt 

R46 302 018 


0 


Energy & Climate Change 

Electricity Generation & Distribution 

DP4652_2018/19 

Provision of Pitch Maintenance for Athlone Stadium 

2020/06/26 

S - Services 

Ashley Newman 

R4 000 000 

0 



Economic Opportunities & 
Asset Management 

Property Management 

DP4332_2018/19 

Assessment, Supply, Delivery and Installation of Internal, 

Directional and Symbolic/Safety Signage for any Council Facility 
within the boundaries of Cape Town 

2019/10/01 

G - Goods 

Renee Buerger 

R15 000 000 

0 

0 


Economic Opportunities & 
Asset Management 

Facilities Management 

DP4655_2018/19 

General cleaning and garden maintenance for corporate buildings 
in the CBD and surrounds of the City of Cape Town 

2020/07/01 

S - Services 

Jenna Reisenberg 

R0 

0 



Economic Opportunities & 
Asset Management 

Facilities Management 

DP3238_2016/17 

Servicing and Repairs of Marine Equipment, Small Plant, Bicycles 
and Golf Carts 

2020/05/20 

S - Services 

Willem Janse van 
Rensburg 

R75 000 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP4656_2018/19 

General cleaning and garden maintenance for corporate buildings 
in the Central/North Area of the City of Cape Town 

2020/07/01 

S - Services 

Vernon Erasmus 

R801 000 

0 



Economic Opportunities & 
Asset Management 

Facilities Management 

DP4412_2018/19 

Cleaning services - Distribution area: South 

2020/04/01 

S - Services 

Pedro Brandt 

R4 500 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP4657_2018/19 

General cleaning and garden maintenance for corporate buildings 
in the Coastal Area of the City of Cape Town 

2020/07/01 

S - Services 

James Mgwebile 

R402 000 

0 



Economic Opportunities & 
Asset Management 

Facilities Management 

DP3572_2017/18 

CLEARING OF HIGH VOLTAGE (HV) OVERHEAD LINE 
SERVITUDES 

2020/01/30 

S - Services 

Edward Brander 

R2 000 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP4658_2018/19 

General cleaning and garden maintenance for corporate buildings 
in the East Area of the City of Cape Town 

2020/07/01 

S - Services 

Jors Redelinghuys 

R435 000 

0 



Economic Opportunities & 
Asset Management 

Facilities Management 

DP3912,3450 201 
7/18 

Pruning of trees near bare conductor low and medium voltage 
overhead lines 

2019/11/01 

S - Services 

Thobile Mzelemu 

R18 000 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP4659_2018/19 

General Cleaning and Garden Maintenance for Corporate 
Headquarters of the City of Cape Town 

2020/07/01 

S - Services 

Renee Buerger 

R21 000 000 

0 



Economic Opportunities & 
Asset Management 

Facilities Management 

DP3961_2017/18 

Maintenance of high mast public lighting installations 

2020/02/17 

S - Services 

Asanda Tshoko 

R10 000 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP4660_2018/19 

General Cleaning and Gardening Maintenance of Corporate 
Buildings in the South Area of City of Cape Town 

2020/07/01 

S - Services 

Jenna Reisenberg 

R0 

0 



Economic Opportunities & 
Asset Management 

Facilities Management 

DP4005_2018/19 

Provision of Audio Visual System Maintenance for Cape Town 
Stadium 

2020/07/01 

S - Services 

Louw Visagie 

R3 700 000 

0 



Entity 

Cape Town Stadium 

DP4715_2018/19 

The Supply and Delivery of Internal Combustion Engine, 
Automotive and Industrial Lubricating Oils, Grease and Brake Fluid 

2020/04/02 

G - Goods 

Jeremy Davids 

R2 000 000 

0 



Economic Opportunities & 
Asset Management 

Fleet Management 

DP2827_2015/16 

Cleaning of external windows, ledges and difficult to reach areas 
at the Corporate Facilities Municipal buildings for region 2 

2019/10/01 

S - Services 

Kelvin Baron 

(blank) 

0 


0 

Economic Opportunities & 
Asset Management 

Facilities Management 

DP4716_2018/19 

Supply and Delivery of Various Earthmoving Equipment 

2020/07/01 

G - Goods 

John Lynch 

R38 000 000 

0 



Economic Opportunities & 
Asset Management 

Fleet Management 

DP3473_2016/17 

ERF Cleaning on Various Vacant Land 

2019/10/01 

S - Services 

Brenvan Samuels 

(blank) 

0 



Economic Opportunities & 
Asset Management 

Property Management 

DP4138_2018/19 

General Fleet Maintenance Repairs (related to in-house repairs) 

2020/07/01 

S - Services 

Mbongeni Ndaba 

R400 000 000 

0 


0 

Economic Opportunities & 
Asset Management 

Fleet Management 
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CITY OF CAPE TOWN 

DEMAND PLAN FOR 2019/20 FINANCIAL YEAR 


City of Cape Town - 2019/20 Draft Budget 
Annexure 35 


Directorate: (All) 

Sign 

DP Reference No 

Description of goods, services and works 

Contract 
required bv 

Prefix 

Project Manager 

Estimated Value 

Repeatable 

Brick Wall 
Approved 

Section 33 
Prescribed 

Directorate 

Department 

DP3534_2016/17 

Term Tender for Internal Painting to Facilities Management 
Corporate Buildings within the City of Cape Town falling under the 
CORC Directorate 

2020/01/21 

Q - Construction 

Satisfy Vena 

R10 000 000 

0 



Economic Opportunities & 
Asset Management 

Facilities Management 

DP3378_2016/17 

CT Stadium & Green Point Park : Provision of Landscaping 
Maintenance Services 

2020/07/01 

S - Services 

Louw Visagie 

(blank) 

0 



Entity 

Cape Town Stadium 

DP2353_2015/16 

Manufacture, Supply and Delivery of LV Single Core Cables and 
Wires 

2019/09/01 

G - Goods 

John Graham 

R5 000 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP4142_2018/19 

Supply and delivery of pillar boxes, metering kiosks, distribution 
kiosks & service pillars 

2020/03/02 

G - Goods 

John Graham 

R85 000 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP3963_2017/18 

145kV Gas insulated switchgear and accessories for Paardevlei 
Switching Station 

2019/09/01 

Q - Construction 

Johanette Van der Merwe 

R60 000 000 


0 


Energy & Climate Change 

Electricity Generation & Distribution 

DP4154_2018/19 

Provision of Training and Assessment of Staff to Construct, Install 
and Maintain Low and Medium Voltage Electrical Equipment, 
Distribution Networks and High Voltage Cable Jointing for 

Electricity Services 

2020/07/01 

S - Services 

Mark Denton 

R5 410 569 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP3461_2016/17 

Professional services in disciplines of Architecture, Civil, 

Structural, Mechanical and Electrical Engineering as well as 
project management to provide design proposals, develop 
technical specifications, tender documentation and project 
management for FM 

2020/02/07 

C - Consulting & 
Professional Services 

Satisfy Vena 

R5 000 000 

0 


0 

Economic Opportunities & 
Asset Management 

Facilities Management 

DP4746_2018/19 

Roller Shutter Door Installations 

2020/04/01 

S - Services 

Msuthu Ndlwana 

R17 351 610 


0 


Economic Opportunities & 
Asset Management 

Facilities Management 

DP3558_2017/18 

Emergency cable jointing and termination services for up to 11kV 
cables Electricity Services 

2020/01/01 

S - Services 

Siyabulela Gqwede 

R10 000 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP4754_2018/19 

Provision of Safety and Security Services (Cape Town Stadium) 

2020/07/01 

S - Services 

Louw Visagie 

R40 000 000 

0 



Entity 

Cape Town Stadium 

DP4177_2018/19 

Term Tender for the Installation and Maintenance of Fire Doors to 
Municipal Facilities within the City of Cape Town 

2020/04/22 

Q - Construction 

Nomaphelo Soboyisi 

R8 000 000 

0 


0 

Economic Opportunities & 
Asset Management 

Facilities Management 

DP4155_2018/19 

Provision of Cleaning Services for the Electricity Service Training 
Centre (Brackenfell) (190S/2016/17) 

2020/07/01 

S - Services 

Mark Denton 

R1 751 443 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP3956.DP4044 2 
017/18 

Term Tender For Design, Supply, Delivery To Site, Off-Loading, 
Installation, Testing, Commissioning And Maintenance Of 75.5Kv 
And 145Kv Switchgear, Associated Equipment And Civil Works 

2020/06/27 

Q - Construction 

Johanette Van der Merwe 

R10 000 000 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP4157_2018/19 

Provision of professional services for the training of staff to 
operate lifting equipment (274C/2016/17) 

2020/07/01 

S - Services 

Mark Denton 

R7 219 095 

0 



Energy & Climate Change 

Electricity Generation & Distribution 

DP3499_2016/17 

Supply and Delivery of Various New Trucks 

2020/03/20 

G - Goods 

Jeremy Davids 

R100 000 000 

0 


0 

Economic Opportunities & 
Asset Management 

Fleet Management 

DP4167_2018/19 

Supply of Vending Equipment 

2019/08/01 

G - Goods 

David Hawes 

R2 000 000 

0 


0 

Energy & Climate Change 

Electricity Generation & Distribution 

DP4223_2018/19 

Supply and Delivery of Cleaning Materials 

2020/06/30 

G - Goods 

Zack Davids 

R42 000 000 

0 



Finance 

Supply Chain Management 

DP4077 2018/19, 
DP3556_2017/18 

Supply and Delivery of Cement 

2019/10/02 

G - Goods 

Gino Frieslaar 

R7 000 000 

0 



Finance 

Supply Chain Management 

DP3351_2016/17 

Electronic function for tracing adverse credit listing and other 
related services 

2020/07/01 

S - Services 

Nkosana Molefe 

R2 000 000 

0 



Finance 

Revenue 

DP4065_2018/19 

Supply and delivery of paper for office use. 

2019/09/14 

G - Goods 

Rudwynn Crookham 

R30 000 000 

0 



Finance 

Supply Chain Management 

DP4753_2018/19 

Provision of Hospitality, Conferencing and Event Services at the 
Cape Town Stadium 

2020/04/01 

S - Services 

Louw Visagie 

R10 000 000 

0 



Finance 

Treasury 

DP4068_2018/19 

Supply and delivery of Stationery 

2020/01/31 

G - Goods 

Rudwynn Crookham 

R24 000 000 

0 



Finance 

Supply Chain Management 

DP4289_2018/19 

The provision of an Aggregator Service on the City of Cape Town' 
E-Services (Payment Gateway) Platform 

2019/10/01 

S - Services 

Mogamat Bobbs 

R4 100 000 

0 

0 


Finance 

Revenue 

DP4075_2018/19 

The provision of third party payment services for the payment of 
the City of Cape Town Municipal Accounts 

2019/10/01 

S - Services 

Mogamat Bobbs 

R150 000 000 

0 



Finance 

Revenue 

DP4291_2018/19 

The Provision of Third Party Payment E-Commerce Services for 
the payment of City of Cape Town Traffic and By-law 

Contravention Notices. 

2019/10/01 

S - Services 

Mogamat Bobbs 

R15 000 000 

0 



Finance 

Revenue 

DP3599_2017/18 

Supply and delivery of electrical terminations, fuses and related 
material 

2019/10/09 

G - Goods 

Michael Israelite 

R24 000 000 

0 



Finance 

Supply Chain Management 

DP4494_2018/19 

Delivery of maintenance for the hardware of the City of Cape 
Town's Current Cash Receipting System and supply of a POS 
Hardware System and the maintenance thereof 

2020/07/01 

S - Services 

Mogamat Bobbs 

R3 000 000 

0 


0 

Finance 

Revenue 

DP4100_2018/19 

Aerial Photography 

2020/07/01 

S - Services 

Mark Lewis 

R11 000 000 

0 



Finance 

Valuations 

DP4498_2018/19 

The Purchase and Removal of Scrap Transformers, mini 
Substations, Switch gear etc throughout the City of Cape Town 

2020/07/01 

1 - Income 

Paul Howes 

R0 

0 



Finance 

Supply Chain Management 

DP3491_2016/17 

Supply and delivery of Disinfectants 

2019/12/01 

G - Goods 

Sandisile Koza 

R12 000 000 

0 



Finance 

Supply Chain Management 
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Directorate: (All) 
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Contract 
required bv 

Prefix 
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Repeatable 

Brick Wall 
Approved 
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Directorate 
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DP4045_2018/19 

Provision of Motor Vehicle Registration and 

Licensing,scanning,microfilming,indexing and storage service 

2020/07/01 

S - Services 

Colin Miller 

R12 000 000 

0 


0 

Finance 

Revenue 

DP3503_2016/17 

Supply and Delivery of Printer Cartridges and Consumables 

2020/02/01 

G - Goods 

Sandisile Koza 

R5 000 000 

0 



Finance 

Supply Chain Management 

DP4061_2018/19 

Professional engineers services required for the calculation of 
rehabilitation, capping and remediation costs at closue of all landfill 
sites administered by the City of Cape Town. 

2020/07/01 

C - Consulting & 
Professional Services 

Chrisna Towsen 

R300 000 

0 



Finance 

Treasury 

DP3361_2016/17 

Provision of Service Provider: Appointment of assessors and loss 
adjusters for insurance claims for fixed property and contents 

2020/06/15 

C - Consulting & 
Professional Services 

Mariette Hendriks 

R1 000 000 

0 



Finance 

Treasury 

DP4290_2018/19 

The provision of third party payment assisted services (POS) for 
they payment of the City of Cape Town's traffic and by-law 
contravention notices 

2019/10/01 

S - Services 

Mogamat Bobbs 

R25 000 000 

0 



Finance 

Revenue 

DP3557_2017/18 

Supply and Delivery of Paints, Varnish & Solvents 

2020/02/01 

G - Goods 

Sandisile Koza 

R12 000 000 

0 



Finance 

Supply Chain Management 

DP4497_2018/19 

Supply and Delivery of Rainwear 

2020/04/01 

G - Goods 

Sandisile Koza 

R0 

0 


0 

Finance 

Supply Chain Management 

DP3365_2016/17 

Appointment of a partner to assist with management of the 

General Self-Insurance Fund 

2020/04/01 

C - Consulting & 
Professional Services 

Chris Greenway 

R500 000 

0 


0 

Finance 

Treasury 

DP4060_2018/19 

Actuarial services required to compile annual employment benefit 
actuarial valuation reports for the City of Cape Town 

2020/07/01 

C - Consulting & 
Professional Services 

Chrisna Towsen 

R300 000 

0 



Finance 

Treasury 

DP4748_2018/19 

Provision of Concessionaire Services o the general pbulic at the 
Cape Town Stadium for food and non-alcoholic beverages at 
events 

2020/04/01 

S - Services 

Louw Visagie 

R5 000 000 

0 



Finance 

Treasury 

DP4325_2018/19 

Customisation, installation, intergration and implementation of 
eTender solution on the SAP platform for the City of Cape Town 

2020/05/31 

C - Consulting & 
Professional Services 

Arno Barnard 

R60 000 000 


0 


Finance 

Supply Chain Management 

DP4749_2018/19 

Provision of Concessionaire Services to the general public at 

Cape Town Stadium for alcoholic beverages (including beers, 
ciders and wines) at events 

2020/04/01 

S - Services 

Louw Visagie 

R10 000 000 

0 



Finance 

Treasury 

DP4209_2018/19 

THE PURCHASE, REMOVAL AND COLLECTION OF WASTE 
PAPER 

2020/07/01 

1 - Income 

Paul Howes 

R180 000 

0 



Finance 

Supply Chain Management 

DP4750_2018/19 

Provision of Preferred Product Suppliers in the ctegories of dry 
snacks, ice-creams, cool drinks and water 

2020/04/01 

S - Services 

Louw Visagie 

R5 000 000 

0 



Finance 

Treasury 

DP4019_2018/19 

Supply and Delivery of Fuel to the City of Cape Town's various 
sites 

2020/06/02 

G - Goods 

Sandisile Koza 

R9 000 000 

0 


0 

Finance 

Supply Chain Management 

DP4751_2018/19 

Provision of Pouring Rights Partner in the categories of beer and 
cider for events at the Cape Town Stadium 

2020/04/01 

S - Services 

Louw Visagie 

R9 000 000 

0 



Finance 

Treasury 

DP2916_2015/16 

Construction of civil engineering services for the Sir Lowry's Pass 
Village housing project on a portion of farm 1438 

2019/09/01 

Q - Construction 

Susanna Van Jaarsveld 

R15 000 000 


0 

0 

Human Settlements 

Human Settlements 

Implementation 

DP4735_2018/19 

Installation of bulk and internal services - Macassar BNG Housing 
Project 

2020/04/01 

Q - Construction 

Johan Brand 

R27 000 000 


0 


Human Settlements 

Human Settlement Implementation 

DP3944_2017/18 

Supply, Installation and maintenance of Water Dispensing Device 
with supporting management software for Informal Settlements 
and Backyarders on City Rental stock. 

2019/11/01 

S - Services 

Randell Marinus 

R36 000 000 

0 



Human Settlements 

Informal Settlements & 

Backyarders 

DP3358_2016/17 

Supply and delivery of portable flush toilet units for Informal 
Settlements City wide 

2020/06/15 

G - Goods 

Mangaliso Mati 

R15 000 000 

0 


0 

Human Settlements 

Informal Settlements & 

Backyarders 

DP4741_2018/19 

CONSTRUCTION OF BULK EARTHWORKS AND CIVIL 
ENGINEERING SERVICES FOR THE IMIZAMO YETHU 

HOUSING PROJECT 

2020/04/01 

Q - Construction 

Bernardus Wentzel 

R30 575 609 


0 


Human Settlements 

Human Settlement Implementation 

DP4664_2018/19 

Rental, delivering, placement, servicing and maintenance of 
portable non flushing chemical toilet units for Informal Settlements 
and Public Transport Interchanges Citywide 

2020/07/01 

S - Services 

Mangaliso Mati 

R220 000 000 

0 


0 

Human Settlements 

Informal Settlements & 

Backyarders 

DP4743_2018/19 

Construction contractor required for Top Structures for Beacon 
Valley Housing Project 

2020/04/01 

Q - Construction 

Michael Page 

R59 000 000 


0 


Human Settlements 

Human Settlement Implementation 

DP4725_2018/19 

Civils tender for Civils construction in Garden City Mfuleni 

2020/04/01 

Q - Construction 

Randell Marinus 

R0 


0 


Human Settlements 

Informal Settlements & 

Backyarders 

DP4744_2018/19 

Construction contractor for Pook se Bos housing project 

2020/04/01 

Q - Construction 

Douglas Norman 

R25 000 000 


0 


Human Settlements 

Human Settlement Implementation 

DP4732_2018/19 

Contractor for Construction of Civil Services - Maroela Housing 
Project (Northern Precinct) 

2020/04/01 

Q - Construction 

Shaun Moodley 

R55 265 065 


0 


Human Settlements 

Human Settlement Implementation 

DP4745_2018/19 

Construction contractor required for llitha Park Infill 

2020/04/01 

Q - Construction 

Vuyolwethu Nongubo 

R7 500 000 


0 


Human Settlements 

Human Settlement Implementation 

DP4654_2018/19 

Demolition of Illegal Structures and Relocation 

2020/07/01 

S - Services 

Barry Robertson 

R1 500 000 

0 



Human Settlements 

Informal Settlements & 

Backyarders 
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CITY OF CAPE TOWN 

DEMAND PLAN FOR 2019/20 FINANCIAL YEAR 


City of Cape Town - 2019/20 Draft Budget 
Annexure 35 


Directorate: (All) 

Sign 

DP Reference No 

Description of goods, services and works 

Contract 
required bv 

Prefix 

Project Manager 

Estimated Value 

Repeatable 

Brick Wall 
Approved 

Section 33 
Prescribed 

Directorate 

Department 

DP3672_2017/18 

Imizamo Yethu Phase 3: Construction of 252 Breaking New 

Ground and 240 Community Residential units, electrical 
reticulation and street lighting infrastructure, minor civil 
engineering such as surfacing of sidewalks and road signage, and 
landscaping on the 

2020/01/01 

Q - Construction 

Bernardus Wentzel 

R165 000 000 


0 

0 

Human Settlements 

Human Settlements 

Implementation 

DP2880_2015/16 

Freedom Park IS UISP 

2099/07/01 

Q - Construction 

Siraaj Samsodien 

R9 100 000 


0 


Human Settlements 

Informal Settlements & 

Backyarders 

DP4731_2018/19 

Contractor for Civil Works: Kanonkop Phase 2 Housing Project 

2020/07/01 

Q - Construction 

Duke Gumede 

R39 000 000 


0 


Human Settlements 

Human Settlement Implementation 

DP4653_2018/19 

Cleaning of informal settlement sanitation infrastructure within the 
boundaries of the City of Cape Town 

2020/07/01 

S - Services 

Mangaliso Mati 

R7 700 000 

0 



Human Settlements 

Informal Settlements & 

Backyarders 

DP3042_2016/17 

Monwabisi Park UISP Phase 1 

2019/09/01 

Q - Construction 

Nondyebo Msolo 

R11 744 538 


0 

0 

Human Settlements 

Informal Settlements & 

Backyarders 

DP3034_2016/17 

Monwood UISP 

2099/07/01 

Q - Construction 

Luxolo L Madubedube 

R86 000 000 


0 

0 

Human Settlements 

Informal Settlements & 

Backyarders 

DP2931_2015/16 

Delft Symphony Way - ACSA 

2020/04/01 

Q - Construction 

Grobler Basson 

R19 668 840 


0 


Human Settlements 

Human Settlements 

Implementation 

DP4647_2018/19 

Panel of investigators and initiators 

2020/04/01 

C - Consulting & 
Professional Services 

Monique Scharffenorth 

R752 044 

0 


0 

Office of the City Manager 

Probity 

DP4388_2018/19 

PROVISION OF PROFESSIONAL SERVICES TO SUPPORT 
PROBITY AND GOVERNANCE (SERVICES AND COMMITTEE 
STRUCTURES) FOR THE CITY OF CAPE TOWN 

2020/04/01 

C - Consulting & 
Professional Services 

Mpumelelo Liberty 

Manjati 

R5 355 238 

0 


0 

Office of the City Manager 

Probity 

DP4757_2018/19 

Provision of Professional Services: Assessment, Design, 
Implementation and Project Management of Urban CCTV 
Surveillance in the Cape Town Metropolitan Area 

2020/04/01 

C - Consulting & 
Professional Services 

Chari Geyser 

R800 000 

0 



Safety & Security 

Metropolitan Police Services 

DP4586_2018/19 

Cellphone Impoundment Kits 

2019/09/01 

G - Goods 

Jethro Solomons 

R1 000 000 

0 



Safety & Security 

Traffic & Coordination 

DP4030_2018/19 

SUPPLY AND DELIVERY OF TACTICAL GEAR AND 

EQUIPMENT FOR THE CAPE TOWN METRO POLICE 
DEPARTMENT 

2019/09/09 

G - Goods 

Kevin David Maxwell 

R2 851 222 

0 

0 


Safety & Security 

Metropolitan Police Services 

DP4667_2018/19 

Provision of a service provider for visitor and staff safety 
management within the nature reserves and open spaces by 
providing rangers in the operation area of the city of cape town 

2020/07/12 

S - Services 

Erika Foot 

R0 

0 


0 

Spatial Planning & 
Environment 

Environmental Management 

DP4220_2018/19 

Provision of Animal Care, animal pound and animal control related 
servives 

2020/06/01 

S - Services 

Leon Wentzel 

R10 000 000 

0 



Safety & Security 

Traffic & Coordination 

DP3430_2016/17 

Term Tender for the Provision of Professional Services: Planning 
and Development 

2019/11/01 

C - Consulting & 
Professional Services 

Osman Damon 

R2 000 000 

0 

0 

0 

Spatial Planning & 
Environment 

Environmental Management 

DP4170_2018/19 

193g/2016/17 Supply and Delivery of Various Vehicles for Fire and 
Rescue Services 

2020/07/01 

G - Goods 

William John Olivier 

R10 000 000 

0 



Safety & Security 

Fire and Rescue Services 

DP3437,DP4029_2 

016/17 

Supply and delivery of uniforms for the Cape Town Metropolitan 
Police Department 

2019/11/11 

G - Goods 

Clint Miller 

R6 000 000 

0 



Safety & Security 

Metropolitan Police Services 

DP4747_2018/19 

Supply and Delivery of a two (2) Berth Slant Load - Horse Box 

2020/04/01 

G - Goods 

Jorissen Lee 

R250 000 


0 


Safety & Security 

Metropolitan Police Services 

DP4646_2018/19 

Supply and Delivery of Rechargeable flashlights 

2020/07/01 

G - Goods 

Thembani Ntozini 

R999 000 

0 



Safety & Security 

Support 

DP4367_2018/19 

Control of aquatic and terrestrial invasive plants, removal and 
disposal of biomass and litter from site 

2020/07/01 

S - Services 

Mashudu Victor 
Phalanndwa 

R72 500 000 

0 


0 

Spatial Planning & 
Environment 

Environmental Management 

DP3438_2016/17 

Supply and delivery of heavy duty mobile 4x4 fire fighting / rescue 
vehicles 

2019/08/01 

G - Goods 

William John Olivier 

R5 000 000 

0 



Safety & Security 

Fire and Rescue Services 

DP4379_2018/19 

PROVISION OF PROFESSIONAL SERVICES: PRELIMINARY 
DESIGN, DESIGN AND TENDER, AND CONSTRUCTION 
MONITORING OF THE NEW BRACKEN NATURE RESERVE 
MULTI-PURPOSE CENTRE 

2019/10/01 

C - Consulting & 
Professional Services 

Bongani Mnisi 

R6 500 000 


0 

0 

Spatial Planning & 
Environment 

Environmental Management 

DP4534_2018/19 

Provision of a Scanning and Drivers License Decryption Software 
for Mobile Devices , City of Cape Town 

2020/04/01 

S - Services 

Carol W Stone 

R3 000 000 

0 



Safety & Security 

Finance (S&S) 

DP4140_2018/19 

Supply and Delivery of Medical Consumables for Pre-hospital 
Emergency Care 

2020/07/01 

G - Goods 

Ian Bell 

R3 000 000 

0 



Safety & Security 

Fire and Rescue Services 

DP4430_2018/19 

Supply and Delivery of Uniforms for Safety and Security 

Directorate, City of Cape Town 

2020/07/01 

G - Goods 

Nadia Williams 

R25 000 000 

0 



Safety & Security 

Traffic & Coordination 

DP4662_2018/19 

Provision of a service provider to carry out Baboon Management 
on the Cape Peninsula 

2020/07/01 

S - Services 

Julia Wood 

R11 000 000 

0 



Spatial Planning & 
Environment 

Environmental Management 

DP4666_2018/19 

SUPPLY, INSTALLATION AND MAINTENANCE OF 

ELECTRONIC TICKETING AND QUEUING SYSTEM FOR 
VARIOUS DRIVING LICENCE TESTING CENTRE’S (DLTC) 

2020/07/05 

S - Services 

Lynn Barnard 

R1 000 000 

0 


0 

Safety & Security 

Traffic & Coordination 

DP4225_2019/20 

Supply and delivery of 2 Berth Slantload Horse Trailers for the City 
of Cape Town 

2020/04/01 

G - Goods 

Jorissen Lee 

R250 000 


0 


Safety & Security 

Metropolitan Police Services 
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CITY OF CAPE TOWN 

DEMAND PLAN FOR 2019/20 FINANCIAL YEAR 


City of Cape Town - 2019/20 Draft Budget 
Annexure 35 


Directorate: (All) 

Sign 

DP Reference No 

Description of goods, services and works 

Contract 
required bv 

Prefix 

Project Manager 

Estimated Value 

Repeatable 

Brick Wall 
Approved 

Section 33 
Prescribed 

Directorate 

Department 

DP3567_2017/18 

Supply and delivery of human protective uniform, jumpsuits and 
various wildfire protective equipment gear for Fire and Rescue 
Services 

2020/02/03 

G - Goods 

Michael Abrahams 

R9 000 000 

0 



Safety & Security 

Fire and Rescue Services 

DP4171_2018/19 

192G/2016/17 The Supply and Delivery of Utility Panel Vans for 
the Fire and Rescue Services 

2020/07/01 

G - Goods 

William John Olivier 

R10 000 000 

0 



Safety & Security 

Fire and Rescue Services 

DP3436_2016/17 

Supply and delivery of Various Articles of Pluman Protective 
Clothing for use in Structural Fires by the Fire and Rescue Service 

2019/10/07 

G - Goods 

Michael Abrahams 

R9 000 000 

0 



Safety & Security 

Fire and Rescue Services 

DP4665_2018/19 

Supply and Delivery of Bicycles 

2020/07/01 

G - Goods 

Thembani Ntozini 

R999 000 

0 



Safety & Security 

Support 

DP4025_2018/19, 
DP3571 2017/18 

Term Tender for the Supply and Maintenance of Road Traffic 

Signs in the City of Cape Town 

2019/09/01 

G - Goods 

Wayne Overmeyer 

R18 000 000 

0 

0 


T ransport 

Asset Management & Maintenance 

DP4359_2018/19 

Term Tender for the Supply and Delivery of Natural Gravel and 
Crushed Stone 

2019/09/01 

G - Goods 

Wayne Overmeyer 

R16 000 000 

0 



Transport 

Asset Management & Maintenance 

DP3986_2018/19 

PROVISION OF PROFESSIONAL SERVICES: TRANSPORT 
ENGINEERING, PLANNING & MANAGEMENT 

2019/08/01 

C - Consulting & 
Professional Services 

Garth Elliott 

R50 000 000 

0 


0 

Transport 

Network Management 

DP4360_2018/19 

Term Tender for the Supply and Delivery of Single Sized Crushed 
Stone 

2019/09/01 

G - Goods 

Wayne Overmeyer 

R16 000 000 

0 



Transport 

Asset Management & Maintenance 

DP3992_2018/19 

Rehabilitation of Ottery Road between oliboom Road and Govan 
Mbeki Road, Philippi 

2019/08/01 

Q - Construction 

(blank) 

R21 500 000 


0 


Transport 

Asset Management & Maintenance 

DP4733_2018/19 

Construction and refurbishment of depots 

2020/04/01 

Q - Construction 

Duncan Daries 

R6 000 000 


0 


T ransport 

Integrated Transport Portfolio 

DP4445_2018/19 

Rehabilitation of Pedestrian Bridges in Planover Park 

2020/04/01 

Q - Construction 

Gesant Abed 

R3 200 000 


0 


Transport 

Asset Management & Maintenance 

DP3056_2016/17 

Provision of Professional Services : Supervision of Final Design, 
Supply, Installation, Testing and Commissioning of the Automated 
Fare Collection (AFC) System and other related services. 

2099/07/01 

C - Consulting & 
Professional Services 

Haniefa Gaibe 

R20 000 000 

0 

0 

0 

Transport 

Business Resource Management 

DP4460_2018/19 

Term Tender for Road Resurfacing and Ancillary Works (Work 
Projects from R650 000 to R4 million) 

2020/04/01 

Q - Construction 

Wayne Overmeyer 

R450 000 000 

0 

0 

0 

Transport 

Asset Management & Maintenance 

DP4365_2018/19 

Upgrading of the Sea Point Promenade and Granger Bay Parking 
Area 

2019/10/01 

Q - Construction 

Claude Madell 

R24 900 000 


0 


Transport 

Built Environment Management 

DP4462_2018/19 

Term Tender for Trench Re-instatement within Road Reserves 
and Council Property 

2020/04/01 

Q - Construction 

Wayne Overmeyer 

R100 000 000 

0 


0 

Transport 

Asset Management & Maintenance 

DP4026_2018/19 

Term Tender for the Provision of Roadmarking Services 

2019/09/01 

Q - Construction 

Wayne Overmeyer 

R18 000 000 

0 

0 


Transport 

Asset Management & Maintenance 

DP4326_2018/19 

Paardevlei: N2 Interchange Relocation of Existing Civil 

Engineering Services 

2020/04/01 

Q - Construction 

Lebohang Kabi 

R10 000 000 


0 


Transport 

Built Environment Management 

DP4763_2018/19 

Provision of Services in Respect of Area Traffic Control - Scoot 
System Maintenance 

2020/07/01 

S - Services 

Bernard Oosthuizen 

R3 000 000 

0 



Transport 

Integrated Transport Portfolio 

DP4169_2018/19 

FRAMEWORK TENDER FOR PROVISION OF PROFESSIONAL 
SERVICES: ROADWORKS, REHABILITATION AND RESEAL OF 
ROADS IN THE CITY OF CAPE TOWN FOR A PERIOD NOT 
EXCEEDING SIX FINANCIAL YEARS 

2020/07/01 

C - Consulting & 
Professional Services 

Ian Bowker 

R105 000 000 

0 



Transport 

Asset Management & Maintenance 

DP4338_2018/19 

Maintenance of the Optare 9m bus fleet 

2019/08/01 

S - Services 

James Groep 

R175 000 000 

0 


0 

Transport 

Asset Management & Maintenance 

DP3389_2016/17 

Supply and delivery of sand for filling and construction 

2019/08/01 

G - Goods 

Wayne Overmeyer 

R4 000 000 

0 



Transport 

Asset Management & Maintenance 

DP3890_2017/18 

Provision of professional services with respect to the Northern 
Corridor modernisation study 

2019/08/01 

C - Consulting & 
Professional Services 

Daniel Japhta 

R10 000 000 




Transport 

Network Management 

DP3931_2017/18 

Dualling of Amandle Road between the Bottelary River and 

Church Street. 

2019/09/01 

Q - Construction 

Wynand Buhr 

R36 400 000 


0 


T ransport 

Built Environment Management 

DP4355_2018/19 

Term Tender for the Supply and Delivery of Bituminous Products 

2019/08/01 

G - Goods 

Wayne Overmeyer 

R30 000 000 

0 



Transport 

Asset Management & Maintenance 

DP4368_2018/19 

Rehabilitation of Giel Basson Drive between N1 and Voortrekker 
Road 

2020/03/27 

Q - Construction 

Ian Bowker 

R43 000 000 


0 


Transport 

Asset Management & Maintenance 

DP4728_2018/19 

Civil contractor for the construction of civil infrastructure - SLP 
Housing Project 

2020/07/01 

Q - Construction 

Dennis de Villiers 

R49 000 000 


0 


Transport 

Integrated Transport Portfolio 

DP4378_2018/19 

Provision of Professional Services in respect of Transport Surveys 
and Data Collection 

2019/08/30 

C - Consulting & 
Professional Services 

Darren Willenberg 

R35 000 000 

0 



Transport 

Transport Planning 

DP3991_2018/19 

Rehabilitation and Upgrade of Broadlands Road Between Trunk 
Route 2 and fern Close, Strand 

2020/03/30 

Q - Construction 

Ian Bowker 

R55 000 000 


0 


T ransport 

Asset Management & Maintenance 

DP2088_2014/15 

Construction of Strand Sea Wall and Promenade - Phase 2 

2019/08/01 

Q - Construction 

Barrie Barnard 

R45 000 000 


0 


Transport 

Built Environment Management 
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Directorate: (All) 

Sign 

DP Reference No 

Description of goods, services and works 

Contract 
required bv 

Prefix 

Project Manager 

Estimated Value 

Repeatable 

Brick Wall 
Approved 

Section 33 
Prescribed 

Directorate 

Department 

DP4452_2018/19 

PROVISION OF PROFESSIONAL SERVICES IN RESPECT OF 
THE CITY WIDE NON-MOTORISED TRANSPORT 
IMPLEMENTATION PROGRAMME, PHASE 4 

2020/04/01 

S - Services 

Brendon Johnson 

R56 000 000 

0 


0 

Transport 

Built Environment Management 

DP3932_2017/18 

Saxdowns Road Extension from Lanverwacht to Van Riebeek 
Road, Kuilsrivier. 

2020/07/01 

Q - Construction 

Wynand Buhr 

R32 000 000 


0 


Transport 

Built Environment Management 

DP4463_2018/19 

Provision of Laboratory Services and insitu testing for civil 
engineering works 

2020/04/01 

S - Services 

Wayne Overmeyer 

R45 000 000 

0 



Transport 

Asset Management & Maintenance 

DP4381_2018/19 

Maintenance of Stormwater Infrastructure by Mechanical Methods 

2020/07/01 

S - Services 

Gaynor Oldale 

R120 000 000 

0 


0 

Transport 

Asset Management & Maintenance 

DP3414,3824 201 
6/17 

FRAMEWORK AGREEMENT FOR SUPPLY,INSTALLATION, 
ALTERATION AND REPAIR OF TRAFFIC SIGNALS WITHIN 

THE CITY OF CAPE TOWN BOUNDARY 

2019/08/01 

Q - Construction 

Yonwaba Nkolonzi 

R30 000 000 

0 

0 


Transport 

Network Management 

DP4062_2018/19, 
DP4085 2018/19, 
DP3607_2017/18 

Management and Operation of the Transport Information Centre 

2020/07/01 

S - Services 

Kobus Swanepoel 

R140 000 000 

0 


0 

Transport 

Business Resource Management 

DP4727_2018/19 

Provision of civil construction services for civil infrastructure 
associated with the Vlakteplaas Housing Development 

2020/07/01 

C - Consulting & 
Professional Services 

Dennis de Villiers 

R24 000 000 


0 


Transport 

Integrated Transport Portfolio 

DP4064_2018/19 

Provision of Communications, Community and Stakeholder 
Engagement services for the Directorate. 

2020/07/01 

S - Services 

Ester Moag 

R140 000 000 

0 


0 

T ransport 

Business Resource Management 

DP3933_2017/18 

Extension of Erica Drive from Belhar Drive to Nooiensfontein 

Road. 

2020/01/01 

C - Construction 

Wynand Buhr 

R96 000 000 


0 


Transport 

Built Environment Management 

DP4386_2018/19 

Trenchless rehabilitation of stormwater pipes and culverts in the 
City of Cape Town 

2020/07/01 

C - Construction 

Andrew Me Donald 

R12 000 000 

0 


0 

T ransport 

Asset Management & Maintenance 

DP3934_2017/18 

M3 Widening from Newlands Ave to Upper Hillwood Road 

2020/07/01 

C - Construction 

Mark Pinder 

R50 000 000 


0 


Transport 

Built Environment Management 

DP4387_2018/19 

CCTV inspection and condition assessment of stormwater pipes 
and culverts in the City of Cape Town 

2020/06/01 

C - Construction 

Andrew Me Donald 

R5 400 000 

0 


0 

T ransport 

Asset Management & Maintenance 

DP4729_2018/19 

Professional Services Tender: Planning, Design and Supervision 
of Construction Works for the Mfuleni Taxi Rank. 

2020/04/01 

C - Consulting & 
Professional Services 

Melani Ohlson 

R2 200 000 


0 


Transport 

Integrated Transport Portfolio 

DP4301_2018/19 

Construction of a Section of Onverwacht Road & Associated 
Stormwater Drainage Structures, Phase 3B 

2020/04/01 

C - Construction 

Wynand Buhr 

R12 000 000 


0 


T ransport 

Built Environment Management 

DP3424_2016/17 

Supply and delivery of manhole covers and frames,gully gratings 
and frames (cast iron, ductile iron, mild steel, polymer concrete 
and reinforced concrete) 

2020/03/01 

G - Goods 

Wayne Davids 

R1 500 000 

0 



Transport 

Transport Planning 

DP3398_2016/17 

SUPPLY AND DELIVERY OF MATERIALS TO THE TRAFFIC 
SIGNALS DEPARTMENT WITHIN THE CITY OF CAPE TOWN 

2020/04/01 

G - Goods 

Yonwaba Nkolonzi 

R65 000 000 

0 

0 


T ransport 

Network Management 

DP4461_2018/19 

Term Tender for Traffic Calming Features and Footways (work 
projects up to R2 million) 

2020/04/01 

C - Construction 

Wayne Overmeyer 

R150 000 000 

0 

0 


Transport 

Asset Management & Maintenance 

DP3466_2016/17 

Term Tender for the Provision of Road Rehabilitation, Resurfacing 
and Ancillary Works from date of commencement for a period of 
two years (R2m to R6.5 to change to R4m to R13m) 

2019/08/01 

C - Construction 

Wayne Overmeyer 

R160 000 000 

0 

0 


Transport 

Asset Management & Maintenance 

DP3886_2017/18 

Appointment of a market operator for Green Point Stadium market 

2019/12/01 

S - Services 

Hanief Tiseker 

R0 

0 



Urban Management 

Area Management 

DP4520_2018/19 

Cleaning of Sewer pump station wetwells 

2020/07/01 

S - Services 

Brian Andrew Thomson 

R50 000 000 

0 



Water & Waste Services 

Water & Sanitation Management 

DP3144_2016/17 

Rehabilitation of the Bulk Sewers in the Milnerton and Blaauwberg 
Areas 

2020/07/01 

C - Construction 

Mark Brodovcky 

R50 000 000 


0 


Water & Waste Services 

Water & Sanitation Management 

DP4421_2018/19 

Provision of Water Meter Reading Service for the City of Cape 
Town (Water and Sanitation) 

2020/07/01 

S - Services 

Mbeko Bhatyi 

R74 883 586 

0 



Water & Waste Services 

Water & Sanitation Management 

DP3363_2016/17 

Term tender for the provision of multidisciplinary professional 
services for the water and sanitation department 

2019/09/03 

C - Consulting & 
Professional Services 

Mike Greener 

R50 000 000 

0 

0 

0 

Water & Waste Services 

Water & Sanitation Management 

DP4425_2018/19 

Provision Of Specialised Laboratory Equipment for Scientific 
Services 

2020/04/01 

G - Goods 

Shadley Mackenzie 

R12 000 000 

0 

0 


Water & Waste Services 

Water & Sanitation Management 

DP4277_2018/19 

Design - build of mechanical and electrical works for the new 
managed aquifer recharge water treatment plant at the Cape Flats 
wastewater treatment works. 

2019/10/01 

C - Construction 

Anton Le Roux 

R360 000 000 




Water & Waste Services 

Water & Sanitation Management 

DP4431_2018/19 

INSTALLATION OF LITTER BINS IN INFORMAL SETTLEMENTS 

2020/04/01 

S - Services 

Brent Diedericks 

R15 000 000 

0 



Water & Waste Services 

Solid Waste Management 

DP4278_2018/19 

Design - build of mechanical and electrical works for the reactor 
equipment refurbishments at the Cape Flats and Mitchells Plain 
wastewater treatment works. 

2019/12/02 

C - Construction 

Anton Le Roux 

R87 300 000 


0 


Water & Waste Services 

Water & Sanitation Management 

DP4074_2018/19 

Provision of Topographical Survey and Airspace Monitoring 
Services at Solid Waste Landfill Sites 

2020/07/01 

S - Services 

Alan Lindgren 

R2 000 000 

0 


0 

Water & Waste Services 

Solid Waste Management 
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Directorate: (All) 

Sign 

DP Reference No 
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required bv 
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Project Manager 

Estimated Value 

Repeatable 

Brick Wall 
Approved 

Section 33 
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Directorate 

Department 

DP4726_2018/19 

Provision of professional services for the design and construction 
supervision of the Zevenwacht Reservoir 

2020/04/01 

C - Consulting & 
Professional Services 

Jaco Koen 

R3 200 000 


0 


Water & Waste Services 

Water & Sanitation Management 

DP4432_2018/19 

Supply and Delivery of Liquid Sodium Aluminate for Use in 

Drinking Water Treatment 

2020/07/01 

G - Goods 

Roland Moollan 

R22 000 000 

0 


0 

Water & Waste Services 

Water & Sanitation Management 

DP3996_2018/19 

Print, supply and delivery of Disposal Coupons 

2019/08/01 

G - Goods 

Clement Cornelissen 

R1 500 000 

0 



Water & Waste Services 

Solid Waste Management 

DP3462_2016/17 

Supply, Delivery and Off-Load of 770litre Refuse Containers 

2019/09/01 

G - Goods 

Brent Diedericks 

R1 500 000 

0 



Water & Waste Services 

Solid Waste Management 

DP0542_2011/12 

Design and construct On Site Electrolitic Chlorination (OSEC) 
system at Kloof Nek WTP (OSEC Phase 2) 

2020/07/01 

Q - Construction 

Mike Greener 

(blank) 


0 


Water & Waste Services 

Water & Sanitation Management 

DP4434_2018/19 

Removal and Disposal of Water Treatment Residue from Faure 
Water Treatment Plant 

2020/07/01 

S - Services 

Roland Moollan 

R47 000 000 

0 


0 

Water & Waste Services 

Water & Sanitation Management 

DP0566_2011/12 

Construction of Macassar WWTW-extension (C12.86059-F1) 

2019/12/01 

Q - Construction 

Keith Olsen 

(blank) 


0 


Water & Waste Services 

Water & Sanitation Management 

DP0957_2012/13 

Zevenwacht reservoir - Construction contractor 

2020/02/01 

Q - Construction 

Jaco Koen 

(blank) 


0 


Water & Waste Services 

Water & Sanitation Management 

DP1395_2012/13 

Construction of Admin / Ablutions / Mess / Store at Molteno 
Reservoir (Construction)(C13.86041 -FI) 

2019/09/04 

Q - Construction 

Moegammat Williams 

(blank) 


0 


Water & Waste Services 

Water & Sanitation Management 

DP4437_2018/19 

TERM TENDER FOR TRENCHLESS REHABILTATION OF 
SEWERS BY PIPE-CRACKING 

2020/04/01 

Q - Construction 

Nolufefe Mondliwa 

R60 000 000 

0 



Water & Waste Services 

Water & Sanitation Management 

DP4341_2018/19 

PROVISION OF OPERATION, MAINTENANCE AND 
MANAGEMENT SERVICES FOR THE FEACAL SLUDGE 
MANAGEMENT FACILITY AT THE BORCHERDS QUARRY 
WASTEWATER TREATMENT WORKS 

2019/08/01 

S - Services 

Nashietah Leukes 

R120 000 000 

0 


0 

Water & Waste Services 

Water & Sanitation Management 

DP4442_2018/19 

The processing and beneficiation of construction and demolition 
materials and removal/sale of processed material, at Solid Waste 
facilities within the City of Cape Town 

2020/07/01 

S - Services 

Riyaz Nakhwa 

R15 000 000 

0 



Water & Waste Services 

Solid Waste Management 

DP4350Q/2018/19 

Upgrade to Fuel Installations at Various Solid Waste Facilities, 

City Of Cape Town 

2020/04/01 

Q - Construction 

Mncedisi Mbopa 

R7 000 000 


0 


Water & Waste Services 

Solid Waste Management 

DP4184_2018/19 

Term Tender for the Provision and Maintenance of General 

Building Works for Solid Waste Management Facilities 

2019/08/01 

Q - Construction 

Mhomho Mancoba 

R24 000 000 

0 

0 


Water & Waste Services 

Solid Waste Management 

DP1906_2014/15 

Development of landfill Infrastructure and cells at Vissershok North 

2020/04/01 

Q - Construction 

Alan Lindgren 

R60 000 000 


0 

0 

Water & Waste Services 

Solid Waste Management 

DP4457_2018/19 

SUPPLY AND DELIVERY OF WATER METERS AND RELATED 
ACCESSORIES 

2020/02/01 

G - Goods 

Shamier Johnson 

R30 000 000 

0 

0 


Water & Waste Services 

Water & Sanitation Management 

DP4191_2018/19 

Proposed Tender for the Design-Build of Mech/Elect Works for the 
Reactors, SST's, Recycle Pump Station & UV Disinfection at 
Bellville WWTW. 

2020/03/01 

Q - Construction 

Wayne Olieslager 

R78 000 000 


0 


Water & Waste Services 

Water & Sanitation Management 

DP4274_2018/19 

Design - build of mechanical and electrical works for the biosolids 
beneficiation facility at the Cape Flats wastewater treatment works. 

2019/10/01 

Q - Construction 

Anton Le Roux 

R550 000 000 


0 

0 

Water & Waste Services 

Water & Sanitation Management 

DP4736_2018/19 

Tender for Design Consultants - Sir Lowry's Pass Parallel Sewer 

2020/04/01 

C - Consulting & 
Professional Services 

Graham Alexander 

R1 000 000 


0 


Water & Waste Services 

Water & Sanitation Management 

DP4373_2018/19 

Provision For Collection Service Of The Dry Recyclable Material 
From Various Suburbs In Various Suburbs In The Two Oceans 
Area Muizenberg, St James, Kalk Bay, Fish Hoek 

2019/10/01 

S - Services 

Erica Gilbert 

R1 150 000 

0 



Water & Waste Services 

Solid Waste Management 

DP3716_2018/19 

Service, calibration of various pressure gauges at Water treatment 
plants and Storage resevoirs 

2019/08/01 

S - Services 

Steve O'Sullivan 

R3 000 000 




Water & Waste Services 

Water & Sanitation Management 

DP0963_2012/13 

New sewers for Gordon's Bay development area - Construction 
contractor 

2020/07/01 

Q - Construction 

Graham Alexander 

(blank) 


0 

0 

Water & Waste Services 

Water & Sanitation Management 

DP3562_2017/18 

Scientific operational Advisory Service: Leachate Treatment 

Works, Visserhok Landfill for Department of Solid Waste 
Management, Utility Services, City of Cape Town 

2019/11/01 

C - Consulting & 
Professional Services 

Mncedisi Mbopa 

R2 200 000 

0 



Water & Waste Services 

Solid Waste Management 

DP3533_2016/17 

The Provision of Services for the Road transportation of 
Containerised Municipal Solid Waste from the Kraaifontein Waste 
Management facility to the Vissershok Landfill Site 

2020/01/01 

S - Services 

Mncedisi Mbopa 

R27 000 000 

0 


0 

Water & Waste Services 

Solid Waste Management 

DP4537_2018/19 

TERM TENDER FOR THE EXTENSION AND UPGRADE OF 
TREATED EFFLUENT AND ALTERNATIVE WATER SOURCES 
INFRASTRUCTURE 

2020/04/01 

Q - Construction 

Ivy Maisela 

R60 000 000 

0 

0 

0 

Water & Waste Services 

Water & Sanitation Management 

DP4465_2018/19 

Purchase, Felling and Removal of Pine Timber and Alien Trees 
within the Bulk Water Branch Catchments 

2020/07/01 

1 - Income 

Ricardo Glenville 
Hendricks 

R8 000 000 

0 


0 

Water & Waste Services 

Water & Sanitation Management 

DP4740_2018/19 

Construction for Sir Lowry's Pass River Upgrade. 

2020/04/01 

Q - Construction 

Conrad Frehse 

R350 000 000 


0 

0 

Water & Waste Services 

Water & Sanitation Management 

DP4469_2018/19 

Periodic Tender for: Supply, Installation, Commisioning and 
Maintenance of Controllers 

2019/10/01 

S - Services 

Collin Mubadiro 

R20 000 000 

0 


0 

Water & Waste Services 

Water & Sanitation Management 

DP3427_2016/17 

Provision of a Wet Refuse collection Service for Various Suburbs 
in the Atlantic Area (Parklands, Pinelands, Blouberg, 
Melkbosstrand, Atlantis, Mamre, Duinefontein) 

2019/10/01 

S - Services 

Tseko Magubane 

R58 500 000 

0 



Water & Waste Services 

Solid Waste Management 


Page 11 of 13 






























































































































































































































































































CITY OF CAPE TOWN 

DEMAND PLAN FOR 2019/20 FINANCIAL YEAR 


City of Cape Town - 2019/20 Draft Budget 
Annexure 35 


Directorate: (All) 

Sign 

DP Reference No 

Description of goods, services and works 

Contract 
required bv 

Prefix 

Project Manager 

Estimated Value 

Repeatable 

Brick Wall 
Approved 

Section 33 
Prescribed 

Directorate 

Department 

DP4479_2018/19 

PERIOD TENDER FOR THE SERVICING, REPAIRS, 
REFURBISHMENT, REPLACEMENT AND MAINTENANCE OF 
ELECTRICAL MOTORS AND TECHNICAL ASSESSMENTS OF 
ELECTRICAL MOTORS 

2020/03/01 

S - Services 

Andre J Visser 

R9 000 000 

0 



Water & Waste Services 

Water & Sanitation Management 

DP4742_2018/19 

Upgrade of the existing Philippi Collector Sewer 

2020/04/01 

C - Construction 

Roger Williams 

R157 000 000 


0 


Water & Waste Services 

Water & Sanitation Management 

DP1310_2012/13 

Professional services in respect of the Rietvlei pumping station 
upgrade and new sewers for the Bottelary area 

2020/06/01 

C - Consulting & 
Professional Services 

Graham Alexander 

R7 000 000 


0 


Water & Waste Services 

Water & Sanitation Management 

DP3428_2016/17 

Provision of a Wet Refuse Collection Service From Various 
Suburbs in the Deep South Area In The Two Oceans Area 
Muizenberg, St James, Kalk Bay, Fish Hoek, Noordhoek, Ocean 
View, Kommetjie, Masiphumelele, Sunvalley, Sunnydale, 

Glencairn, Simonstown, Cape P 

2019/10/01 

S - Services 

Erica Gilbert 

R53 000 000 

0 



Water & Waste Services 

Solid Waste Management 

DP4633_2018/19 

TERM TENDER FOR CONSTRUCTION AND INSTALLATION OF 
PRESSURE REDUCING VALVES AND METER CHAMBERS 
INCLUDING INTERRELATED COMPONENTS 

2020/04/01 

C - Construction 

Ivy Maisela 

R40 000 000 

0 


0 

Water & Waste Services 

Water & Sanitation Management 

DP4014_2018/19 

Construction of Waste Disposal Cells and Ancillary Infrastructure 
at the Coastal Park Landfill Site, Muizenberg 

2019/09/01 

C - Construction 

Alan Lindgren 

R90 000 000 


0 


Water & Waste Services 

Solid Waste Management 

DP0611_2011/12 

Relaying of Steenbras 810mm Diam Water Main 

2019/09/04 

C - Construction 

Courtney Burns 

(blank) 


0 

0 

Water & Waste Services 

Water & Sanitation Management 

DP4396_2018/19 

Provision of Professional Services to provide occupational health 
and safety services for the Water and Sanitation Department 

2020/06/22 

C - Consulting & 
Professional Services 

Alwyn N Tredoux 

R14 000 000 

0 



Water & Waste Services 

Water & Sanitation Management 

DP0961_2012/13 

New sewers for Gordon's Bay development area - Consulting 
engineer 

2020/02/01 

C - Consulting & 
Professional Services 

Graham Alexander 

(blank) 


0 

0 

Water & Waste Services 

Water & Sanitation Management 

DP4399_2018/19 

Supply and Delivery of Chemicals and Consumables to Scientific 
Services 

2020/04/01 

G - Goods 

Shadley Mackenzie 

R5 000 000 

0 



Water & Waste Services 

Water & Sanitation Management 

DP0594_2011/12 

Construction of Muldersvlei Reservoir 

2019/10/01 

C - Construction 

Kevin Balfour 

(blank) 


0 


Water & Waste Services 

Water & Sanitation Management 

DP4402_2018/19 

Tender for the removal, transportation and disposal of dewatered 
wastewater sludge from various wastewater treatment works. 

2020/07/01 

S - Services 

Philisiwe Oliphant 

R300 000 000 

0 


0 

Water & Waste Services 

Water & Sanitation Management 

DP4190_2018/19 

Proposed Tender for the Civil Infrastructure for the Reactors, 

SST's, Recycle Pump Station, Pipework & Channels, UV 
Disinfection at Bellville WWTW. 

2020/03/01 

C - Construction 

Wayne Olieslager 

R47 000 000 


0 


Water & Waste Services 

Water & Sanitation Management 

DP4406_2018/19 

Supply and Delivery of Mobile Refuse Containers fitted with RFID 
Tags, RFID tag readers and RFID tags/responders 

2020/07/01 

G - Goods 

Eunice Smit 

R90 000 000 

0 



Water & Waste Services 

Solid Waste Management 

DP4375_2018/19 

Construction of the Upgrading of CBD Cleansing Depot 

2019/10/01 

C - Construction 

Mncedisi Mbopa 

R22 300 000 


0 

0 

Water & Waste Services 

Solid Waste Management 

DP0571_2018/19 

Civil works for the construction of a blower house complex and the 
demolition of various structures at Athlone wastewater treatment 
works 

2019/10/01 

C - Construction 

Anton Le Roux 

(blank) 




Water & Waste Services 

Water & Sanitation Management 

DP4661_2018/19 

Maintenance, service and calibration of micro 2000 online residual 
chlorine analysers for Utility Services 

2020/07/01 

S - Services 

Frans Jacobus Tredoux 

R2 500 000 

0 


0 

Water & Waste Services 

Water & Sanitation Management 

DP3663_2017/18 

Supply and fitment of Rotopress Drum plus Bearing and Various 
Refuse Collection Compactor units 

2019/10/01 

G - Goods 

Ebrahim Brink 

R30 000 000 

0 


0 

Water & Waste Services 

Solid Waste Management 

DP4472_2018/19 

Hire of trucks and equipment 

2020/07/01 

S - Services 

Peter Powell 

R90 000 000 

0 



Water & Waste Services 

Water & Sanitation Management 

DP4299_2018/19 

Provision of a Dry Recycling Collection Service at Area North for 
Various Suburbs: Parklands, Parklands North, Sunningdale, 
Bloubergstrand, Duinefontein, Melkbosstrand, Sunset Beach, and 
Surrounding Areas 

2019/10/01 

S - Services 

Tseko Magubane 

R11 200 000 

0 



Water & Waste Services 

Solid Waste Management 

DP4069_2018/19, 

DP3535 

SUPPLY, DELIVERY AND OFFLOADING OF PURE, HIGH FOOD 
DUALITY, VACUUM DRIED SALT FOR ON-SITE 

ELECTROLYTIC CHLORINATION AT GLEN GARRY, 
PLATTEKLOOF AND TYGERBERG RESERVOIRS 

2019/08/26 

G - Goods 

Douglas Kiewiet 

R3 000 000 

0 



Water & Waste Services 

Water & Sanitation Management 

DP4585_2018/19 

Construction of a 100MI Service Reservoir and Associated 
Infrastructure near Contermanskloof, Cape Town (existing contract 
142C/2015/16 cancelled midway through construction due to 
liquidation of JV partners) 

2019/10/01 

C - Construction 

Samuel Engelbrecht 

R125 000 000 


0 


Water & Waste Services 

Water & Sanitation Management 

DP4435_2018/19 

Supply and Delivery of Polyelectrolyte for use in Drinking Water 
Treatment for Flocculation and Water Treatment Residue 
Centrifugation 

2020/07/01 

G - Goods 

Roland Moollan 

R11 100 000 

0 


0 

Water & Waste Services 

Water & Sanitation Management 

DP3383,3469_201 

6/17 

Provision of professional services: External compliance audits for 
Solid Waste Management 

2020/07/01 

C - Consulting & 
Professional Services 

Margot Ladouce 

R1 187 750 

0 



Water & Waste Services 

Solid Waste Management 

DP3352_2016/17 

Supply and delivery of relocation/ fire and flood kits 

2020/03/07 

G - Goods 

Gregory Exford 

R5 000 000 

0 


0 

Water & Waste Services 

Water & Sanitation Management 

DP4416_2018/19 

Supply and Delivery Of 80 Litre Refuse Containers 

2020/07/01 

G - Goods 

Brent Diedericks 

R6 000 000 

0 



Water & Waste Services 

Solid Waste Management 

DP4464_2018/19 

Provision of Garden Services at various Bulk Water Installations 

2020/07/01 

S - Services 

Hilton Craig Southgate 

R15 600 000 

0 



Water & Waste Services 

Water & Sanitation Management 
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Repeatable 

Brick Wall 
Approved 
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Directorate 

Department 

DP4417_2018/19 

Community Based Refuse Collection and Area Cleaning in 

Informal Settlement - Area 2 

2020/07/01 

S - Services 

Brent Diedericks 

R35 000 000 

0 



Water & Waste Services 

Solid Waste Management 

DP4422_2018/19 

Community Based Refuse Collection and Area Cleaning in 

Informal Settlement - Area 6 

2020/07/01 

S - Services 

Brent Diedericks 

R33 000 000 

0 



Water & Waste Services 

Solid Waste Management 

DP4418_2018/19 

Removal and Disposal Of Refuse From Shipping Container 

Storage Areas In Informal Settlements 

2020/07/01 

S - Services 

Brent Diedericks 

R176 345 800 

0 


0 

Water & Waste Services 

Solid Waste Management 

DP4644_2018/19 

Provision of cleaning services for Wastewater facilities 

2020/07/01 

S - Services 

Mornay De Vos 

R3 000 000 

0 



Water & Waste Services 

Water & Sanitation Management 

DP4420_2018/19 

Supply, delievery and offloading of one ton and 70 kiligram 
pressure vessels of liquid chlorine for use in poatable water 
treatment and other council depots, including on-site training and 
safety audits at the facilities 

2020/07/01 

G - Goods 

Vernon Marinus 

R80 000 000 

0 


0 

Water & Waste Services 

Water & Sanitation Management 

DP4663_2018/19 

Provision of transport services to shuttle staff from homes to 
various workstations namely Athlone, Coastal park , Swartklip 
and Vissershok 

2020/07/01 

S - Services 

Xolani Mbane 

R13 100 000 

0 


0 

Water & Waste Services 

Solid Waste Management 

DP3569_2017/18 

Repair and replacement of locks and hinges of council green litter 
bins 

2020/01/01 

S - Services 

Brent Diedericks 

R3 000 000 

0 



Water & Waste Services 

Solid Waste Management 

DP3504_2016/17 

Term tender for the installation and rehabilitation of fire hydrants in 
District 3, Khayelitsha 

2020/01/12 

Q - Construction 

Larry Cronje 

R2 000 000 

0 



Water & Waste Services 

Water & Sanitation Management 

DP3368_2016/17 

Supply and delivery of various refuse compactors 

2020/07/01 

G - Goods 

Shaun Christian 

R150 000 000 

0 


0 

Water & Waste Services 

Solid Waste Management 

DP4433_2018/19 

Term Tender for Laying of New Sewer Mains 

2020/04/25 

Q - Construction 

Albie Louw 

R80 000 000 

0 


0 

Water & Waste Services 

Water & Sanitation Management 

WRP- 

DP3590_2017/18 

Design, Supply, Build, Installation, Testing, Commissioning and 
Upholding during the trial Operation Period and the Defects 
Notification Period of the Potable Water Treatment Works at the 
Strandfontein West Ground Water Extraction Clusters 

2020/03/30 

Q - Construction 

Francois Els 

R50 000 000 


0 


Water & Waste Services 

Water & Sanitation Management 
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